SEO UTA OO ES. AA O IA 


DD ot Wd Pb DN wb wb NN WH DD N NY Do mba Rp mk palo bo palo plo SF plo pad 
DH GS 6". CO ST. O) - Oe 4 O. NA SO OO O e OF PA A NO. ee) 




















BILL NO. S-86-01- 03 


SPECIAL ORDINANCE NO. S- E J E 


AN ORDINANCE approving Civil City 
Purchase Order #A-45920 with Robert 

E. Crosby & Sons, Inc., for the De- 
partment of Parks and Recreation, 
through the Board of Park Commissioners 
of the City of Fort Wayne, Indiana. 

NOW, THEREFORE, BE IT ORDAINED BY THE COMMON COUNCIL OF 
THE CITY OF FORT WAYNE, INDIANA: 

SECTION 1. That Civil City Purchase Order #A-45920, 
between the City of Fort Wayne, by and through the Civil City Pur- 
chasing Agent and the Department of Purchasing, with Robert E. 
Crosby & Sons, Inc., for the Department of Parks and Recreation, 
through the Board of Park Commissioners, respectfully for: 

the renovation of Memorial and Conklin 

Park Pavilions, Foster Park restrooms, 

McMillen Ice Arena Warming Room, to 

light basketball court at McMillen and 

to add drinking fountain at Foster Golf 

Course, per the specifications in Re- 

ference #1236 through the Board of Park 

Commissioners; 
involving a total cost of One Hundred Seventy-Five Thousand One 
Hundred Twenty-Two and No/100 Dollars ($175,122.00), all as more 
particularly set forth in said Purchase Order and specifications 
in Reference #1236, and are by reference incorporated herein, 
made a part hereof, and are hereby in all things ratified, con- 
firmed and approved. 

SECTION 2. That this Ordinance shall be in full force 


and effect from and after its passage, and any and all necessary 


approval by the Mayor. 





Councilmember 


APPROVED AS TO FORM PP 
AND LEGALITY ES 

















Read the figst time in full and on motion by E [LLA TA > ; 
seconded by BLD , and duly adopted, read thé second time 





by title and referred to the Committee tigi pote (a the Cit: 
Plan Commission for recommendation) and Public Hearing to be ly Toe 
due legal notice, at the Council Chambers, —€ity=0 y i i , Fort Wayn 
Indiana, on the day og. 


PENO pat !' CIPER Mis 
a O a Re £4 
DATE: GA FE 


SANDRA E. KENNEDY, CITY CLERK 









Read the thi 
seconded by 
passage. PASSED 


e in full and on motion by 
, and duly adopted, pYaced on its 
(LES by the following vote: 


D 
K 
cd 
n 


NAYS ABSTAINED ABSENT TO WIR: 





TOTAL VOTES 
BRADBURY 
BURNS 
EISBART 
GiaQUINTA 
HENRY 

REDD 
SCHMIDT 


STIER 


Malal al odo 


DATE: DAA 


Passed and adopted by the Common Council of the City of Fort 


Wayne, Indiana, as 7 T (APPROPRIATION) a 


(SPECIAL) (ZONING-MAP) ORDINANCE NO. URIA ; 
on the S day of z w/e. ; 


XTTEST: (SEAL) 


SANDRA E. KENNEDY, CITY CLERK E PRESIDING OFFICER 


TALARICO 





SANDRA E. KENNEDY, CITY CIERK 







Presented by me to the Mayor of the City of Fort Wayne, Indiana, 






on the IÓ day of 3 i prs Fé e 
at the hour of A (20 o'clock 2 Ma, EIST. 





SANDRA E. KENNEDY, CITY CLER 


Approved and signed by me this BIE day of anew eng A 


19 FÉ ; at the hour of ae o'clock FA MM. E-S.P. 


WIN MOSES, JR., MAYOR 


.. TAB SHEET - BID NO. 1236 





OPEN: DECEMBER 19, 1985 AT 10:00 A.M. 


FACILITIES RENOVATION PROJECTS 
PARKS AND RECREATION DEPARTMENT 


eee eee 


CONTRACTOR BASE BID ALT. 1 ALT. 2 ALT. 3 ALT. 4 
eee 
MILLER & SON 156,793.52 16,000.00 32,000.00 1,000.00 6,248.00 
A A RE 0 O IRE A ED 
ROBERT E. CROSBY 148,980.00 16,464.00 10,400.00 6,400.00 (-722.00) 


q áÁ áÓÓHK<Aá a 


PAVING AND RESURFACING PROJECTS 
PARKS AND RECREATION DEPARTMENT 


MILLER & ASS. - 59,370.00 
A A a ee 
S.E. JAHN 59,199.79 — 9,520.00 

BROOKS l 66,650.00 11,000.00 

o A E Rs IS O IA. CR a E S A 
WAYNE ASPHALT — _ 59,794.00 11,257.00 


See aa a A 


REITH-RILEY _ 66,870.00 12,200.00 


FORM DP2B 5-68. CITY OF FORT WAYNE f 


À DEPARTMENT OF PURCHASES es 
. è FT. WAYNE, IND. e Ln of 


INVITATION 


Quotations, subject to the conditions on the reverse hereof, are requested on the following list of 

materials, supplies, equipment or services, for the department as mentioned, with delivery to destination 

as shown below. Quotations shall include all charges for delivery, packing. enc. Accress your reply as Date DECEMBER 3, 198 
indicateu Delow.* 


Ref: Neo L220 A 


*Mail all replies and 


correspondence, ee. to Att, of CAROL OFFERLE: 219-427-1101 DEPARTMENT OF PURCHASES Date wanted _12/19/8 


Address ONE MAIN STREET, ROOM 940, FORT WAYNE, INDIANA 46802 
REQUIRED FOR DELIVERY TO: 


or Division BOARD RE O 


705 E. STATE BLVD. 








Addresi FORT WAYNE, INDIANA 46805 
RETURN ORIGINAL TO THE CITY — RETAIN DUPLICATE COPY FOR YOUR FILE 
Closin 
Time of Bias «DECEMBER 19) 1985 Atdod os A a 
TAXES: THE CITY IS EXEMPT FROM FEDERAL EXCISE AND INDIANA STATE SALES TAX THE CITY'S INDIANA SALES TAX EXEMPTION 
CERTIFICATE NUMBER IS NO. 344508. PRICES SHOULD NOT INCLUDE THESE TAXES. See “Instructions to Bidders'” No. 10 on reverse hereof for detai 
TAX EXEMPT (Unless otherwise indicated). 
Quantity | Unit | Materials, Supplies, Equipment or Services Unit Te 
| RENOVATION AND/OR ASPHALT PROJECTS. FOR VARIOUS PARK FACILITIES 
AFFIRMATIVE ACTION: ON FILE ATTACHED xxx 
PROJECTS - PARK FACILITIES RENOVATIONS 
MCMILLEN PARK - LIGHTING (2) NEW BASKETBALL COURTS $ 158250 
- LIGHTING & CEILING INSULATION AT 
_ MCMILLEN ICE RINK $9,845.00 
FOSTER PARK - RENOVATION OF RESTROOM BUILDING AND 
SANITARY SEWER $ 39,798.0 
- NEW DRINKING FOUNTAIN AT GOLF COURSE $2,900.00 
SHOAFF PARK - NEW OUTSIDE EQUIPMENT CLEANING AREA $1,818.00 
- RENOVATION OF CONKLIN PAVILION 
RESTROOMS $38 667,0 
MEMORIAL PARK - RENOVATION OF PAVILION NO.1 REST- 
i ROOMS AND KITCHEN $40 





COMBINED BID FOR ALL ABOVE WORK $148,980.00 
ALTERNATE- AT MEMORIAL PARK PAVILION NO. 1 AND CONKLIN PAVILION 


TO CLEAN AND PAINT INTERIOR AND PAINT EXTERIOR $see attakhed 
PROJECTS - PAVING AND RESURFACING 
MCMILLEN PARK - (2) NEW BASKETBALL COURTS $no bid 

5 PAVING AND RE-SURFACING A/GOLF COURSE $ 


SHOAFF PARK - PAVING AND RE-SURFACING A/MAINTAINENCE BARN 

AND CLUBHOUSE $no bid 
SWINNEY PARK - NEW ASPHALT PARKING AREA $no 
COMBINED BID FOR ALL ABOVE WORK $ 


NO YES ; NO 
Bid Bond required (J vax —ELVE PERCENT Performance Bond {J REX 100% 


See instruction item No, 16 on reverse side hereof. 
Terms______% cash discount if paid within______days from delivery and acceptance of goods or completion of servic 


PROPOSAL OR BID 


In compliance with the above invitation for bids and subject to all conditions thereof, the undersigned offers and agrees, if this bid be accepted within a reasor 
time from dace of closing, to furnish any or ail of the items or render such services upon which prices are quoted, in rn apa with the specifications applying and a: 
Drice set opposite each item, 


Delivery of any or all of the items or completion of services indicated shall be made within__days from receipt of or 


As delivery may be a deciding factor in th rd of an order, it ís important that bi 
IMPORTANT E furnish the information requested above. ech hee z 3 


E . a Sign Here: 


ROB 





Per 4. 





2805 Freeman a 


A A RR E 
E ol” POE Marne no keson O 


SUPPLEMENTAL BID FORM 


Park Facilities Renovation Projects 


Alternate No. 1: Interior cleaning and painting at Conklin Pavilion and 
Memeorial Park Pavilion No. 1. 


Add: $16,464.00 ; : ERCA 


Alternate No. 2: Exterior preparation and painting at Conklin Pavilion and 
Memorial Park Pavilion No. 1. 


Add: $10,400.00 
Alternate No. 3: Masonry toilet partitions at Conklin Pavilion and Foster Park 
Restrooms. 


Add oxDeducte 6,400.00 


Alternate No. 4: Abolite Magnalume light fixtures at Conklin Pavilion. 


widdxor Deduct: 722600 


The project will take 180 calendar days to complete. 


We acknowledge receipt of Addendum Number 1. 


ROBERT E. CROSBY & SON, INC. 
General Contractor 

2805 Freeman Street 

Fort Wayne, IN 46804 


GENERAL CONTRACTOR 
R.E. Crosby & Son, Inc. e 2805 Freeman Street e Fort Wayne, IN 46804 e 219-432-5114 





December 19, 1985 


To Whom It May Concern: 


Re: Equal Employment Opportunity 


Gentlemen: 


As an Equal Opportunity Employer, Robert E. Crosby & Son, Inc. 
makes Equal Employment Opportunity a very important part of 
company policy in all phases of work. We have employed 
minorities and hired minority Subcontractors to work on various 
projects. We have made a good faith effort to meet or exceed the 
local. "goals ‘for utilizing minorities and “females on all 
construction projects, which also includes the employment of 
disabled veterans and veterans of the Vietnam Era. 


We also have a program to insure that our company complies with 
all regulations of the Civil Rights Act and the Executive Orders 
on Equal Employment Opportunity. 


The Program briefly includes the following: 


l. Periodically notifying the Unions, to which we are signatory 
to their Contracts, that we are an Equal Opportunity Employer 
and we will be requesting minority and female employees. 


2. Notifying our Subcontractors that we are an Equal Opportunity 
Employer and the provisions of our E.E.O. Policy are a part 
of the Subcontract Agreement. 


3. Notifying schools, employment agencies, community 
organizations, Minority groups and Women's groups that as an 
Equal Opportunity Employer we welcome applications from all 
qualified individuals. 


4. Reporting monthly to the Fort Wayne and Area Plan on our 
minority workforce. 


Respectfully, 


A & SON, INC. 
EA A lA 


Hi 
Robert C. Crosby 
President 


RCC/bg 


GENERAL CONTRACTOR 
R.E. Crosby & Son, Inc. e 2805 Freeman Street e Fort Wayne, IN 46804 e 219-432-5114 





EQUAL EMPLOYMENT OPPORTUNITY 
POLICY STATEMENT 


It is the policy of Robert E. Crosby & Son, Inc., General 
Contractor, to take affirmative action in affording equal 
employment opportunity to all qualified persons without regard to 
race, color, religion, sex, age, physical impairment or national 
origin. 


This includes but is not limited to the following: 


Hiring, Placement, Upgrading, Transfer, 
Demotion or Promotion. Recruitment, 
Advertising or Solicitation for Employment, 
Treatment During Employment. 

Rates of Pay or other forms of Compensation. 
Selection for Training, including Apprenticeship, 
Layoff, or Termination. 


It is the policy of this Company to cooperate to the fullest 

extent with the applicable regulations of the Civil Rights Act 

and the Executive Orders on Equal Employment Opportunity. 
Respectfully, 


ROBERT E. C 1 & SON, INC. 


Robert C. Crosby 
President 


Dated this 19th day of December, 1985. 
RCC/bg 


ronwores se: CITY OF FORT WAYNE 


DEPARTMENT OF PURCHASES 
FT. WAYNE, IND, 
INVITATION 


Quotations, subject to the conditions on the reverse hereof, are requested on the following list of 
materials, suppiles, equipment or services, for the department as mentioned, with delivery to destination 
as shown below. Quotations shall include all charges for delivery, packing, esc. Aocress your reply as 
indicateu Delow.* 








Page Ly of_ 
Ref. No, 22362 


Date DECEMBER 3, 198 


*Mail all replies and 


correapondesee’ ers to ate. of CAROL OFFERLE: 219-427-1101 DEPARTMENT OF, PURCHASES | Date wanted _12/19/8! 


Addres ONE MAIN STREET, ROOM 940, FORT WAYNE, INDIANA 46802 


Hoe 
or Division BOARD OF PARK COMMISSIONERS ________________ o o 
TOS" Bs STATE” BLVD} 





Fund 
Appropriation No. 


Addresa FORT ware, TUDTANA aeos “4 oi ok A 
RETURN ORIGINAL TO THE CITY — RETAIN DUPLICATE COPY FOR YOUR FILE 
Closing 


Time of Bids DECEMBER 19, 1985 AT 10:30 A.M. 





TAXES: E CITY IS EXEMPT FROM FEDERAL EXCISE AND INDIANA Ed SALES TAL THE CITY'S INDIANA SALES TAX EXEMPTION 
CERTIFICATE NUMBER IS NO. 34508. PRICES SHOULD NOT INCLUDE THESE TAXES. See “Instructions to Bidders’ No. 10 on reverse hereof for detai 


TAX EXEMPT Únicas otherwise indicated) - 












Quanaty | Unit | Materials. Supplies, Equipment or Services o Ya 
: AA A A A ONO Ee oe AE E [an 
RENCVATION AND/OR ASPHALT PROJECTS FOR VARIOUS PARK FACILITIES 
AFFIRMATIVE ACTION: ON FILE ATTACHED 
PROJECTS - PARK FACILITIES RENOVATIONS 
MCMILLEN PARK - LIGHTING (2) NEW BASKETBALL COURTS $ 
- LIGHTING & CEILING INSULATION AT 
MCMILLEN ICE RINK $ 
FOSTER PARK - RENOVATION OF RESTROOM BUILDING AND 
SANITARY SEWER $ 
- NEW DRINKING FOUNTAIN AT GOLF COURSE $ 
SHOAFF PARK - NEW OUTSIDE EQUIPMENT CLEANING AREA $ 
-= RENOVATION OF CONKLIN PAVILION 
RESTROOMS $ 
MEMORIAL PARK - RENOVATION OF PAVILION NO.1 REST- 
; ROOMS AND KITCHEN $ 
COMBINED BID FOR ALL ABOVE WORK $ 
ALTERNATE- AT MEMORIAL PARK PAVILION NO. 1 AND CONKLIN PAVILION 
TO CLEAN AND PAINT INTERIOR AND PAINT EXTERIOR $ 
PROJECTS - PAVING AND RESURFACING 
MCMILLEN PARK - (2) NEW BASKETBALL COURTS $17 
- PAVING AND RE-SURFACING A/GOLF COURSE $ 6 
SHOAFF PARK - PAVING AND RE-SURFACING A/MAINTAINENCE BAI 
AND CLUBHOUSE $ 
SWINNEY PARK - NEW ASPHALT PARKING ARI E $i 
COMBINED BID FOR ALL ABOVE WORK PEO 
Bid Bond required 5 e —FIVE PERCENT o Performance Bond al REX 100% 


See instruction item No. 16 on reverse side hereof. 
Terms__% cash discount if paid within______days from delivery and acceptance of goods or completion of servic 
222 $A _§_ i -.J€o4oooOS—— N 


PROPOSAL OR BID (Vf irec tea Alle pim A / 
In compliance with the above invitation for rapes and subject to all conditions thereof, the undersigned offers and agrees, if this bid be accepted within a ressor 


time from date of closing, to furnian any or all of the items or render such services upon which prices are quoted, in accordance with the specifications applying and a 
price set opposite each item. 


Delivery of any or all of the items or completion of services indicated shall be made within__days from receipt of or 


As delivery may be a deciding factor in the award of an order, it is important that bi 
IMPORTANT EP furniah the information requested above. ; 








Sign Here: 
ig E SUPE, A CCA DENEY LIV, 
Y pin a amenas 
zu heo Me 7 i Title =A Ann. 
H Address a Sid. Ft, daye LAA 
ES 2 


co 


SUPPLEMENTAL BID FORM 


Park Department Paving and Resurfacing Projects 


Alternate No. 1-P: Additional Paving at McMillen Park Golf Course 


Add: 9,520.00 


Form orzs s-e- CITY OF FORT WAYNE 


DEPARTMENT OF PURCHASES 


te VE 
FT. WAYNE, IND. Pages LE. 
INVITATION Ref. No. __1236 


Quotations, subject to the conditions on the reverse hereof, are requested on the following list of 
materials, supplies, equipment or services, for the department as mentioned, with delivery to destination 


as shown below. Quotations shall include all charges for delivery, packing. etc. Aaaress your reply as Date DECEMBER 3, 19% 
EEE 
indicateu Delow.* 


*Mail all replies and 


correspondence, etc. to Att, of CAROL OFFERLE: 219-427-1101 DEPARTMENT OF PURCHASES | Date wanted _12/19/8 


Address ——ONE MAIN STREET, ROOM 940, FORT WAYNE, INDIANA 46802 
REQUIRED FOR DELIVERY TO: 


Department 
or Divisio BOARD OF PARK COMMISSIONERS 


705 E. STATE BLVD. : 





Address FORT WAYNE, INDIANA 46805 
RETURN ORIGINAL TO THE CITY — RETAIN DUPLICATES COPY FOR YOUR FILE 
Closing y 


Time of Bida DECEMBER 19, 1985 AT 10:30 A.M. 


TAXES: THE CITY IS EXEMPT FROM FEDERAL EXCISE AND INDIANA STATE SALES TAX. THE CITY'S INDIANA SALES TAX EXEMPTION 
CERTIFICATES NUMBER IS NO. 34508. PRICES SHOULD NOT INCLUDE THESE TAXES See “Instructions to Bidders” No. 10 on reverse hereof for deta 


TAX EXEMPT (Unless otherwise indicated)- 











Quandty | Unit | Materials, Sappiles, Equipment or Services — rA 
p En so rnc as ¿q $$$ a 
| RENCVATION AND/OR ASPHALT PROJECTS FOR VARIOUS PARK FACILITIES 
AFFIRMATIVE ACTION: ON FILE X ATTACHED 


PROJECTS - PARK FACILITIES RENOVATIONS 
MCMILLEN PARK - LIGHTING (2) NEW BASKETBALL COURTS 


$ 
E LIGHTING & CEILING INSULATION AT 

MCMILLEN ICE RINK $ 

FOSTER PARK ted RENOVATION OF RESTROOM BUILDING AND 
‘SANITARY SEWER $ 
a NEW DRINKING FOUNTAIN AT GOLF COURSE $ 
$ 
$ 





SHOAFF PARK -— NEW OUTSIDE EQUIPMENT CLEANING AREA 
= RENOVATION OF CONKLIN PAVILION 








RESTROOMS 
MEMORIAL PARK - RENOVATION OF PAVILION NO.1 REST- 
ROOMS AND KITCHEN $ 
COMBINED BID FOR ALL ABOVE WORK $ NO BID 
ALTERNATE- AT MEMORIAL PARK PAVILION NO. 1 AND CONKLIN PAVILION 
TO CLEAN AND PAINT INTERIOR AND PAINT EXTERIOR $ 
PROJECTS - PAVING AND RESURFACING 
MCMILLEN PARK - (2) NEW BASKETBALL COURTS $23,000.00 


= PAVING AND RE-SURFACING A/GOLF COURSE $ 7,150.00 
SHOAFF PARK = PAVING AND RE-SURFACING A/MAINTAINENCE BARN 


AND CLUBHOUSE $ 10,250.00 
SWINNEY PARK - NEW ASPHALT PARKING AREA $ 26,250.00 
COMBINED BID FOR ALL ABOVE WORK $66,650.00 
yr NO 
Bid Bond required Q Mix —EIVE PERCENT Pisfiimanes Bon: ES FEX 1007 





See instruction item No. 16 on reverse side hereof. 
Terms_____% cash discount if paid within_____days from delivery and acceptance of goods or completion of servii 
po cr a o a rn a mb E i ete a lates nS, de] 


PROPOSAL OR BID 
In compliance with the above invitation for bids and subject to all conditions thereof, the underaigned offers and agrees, if thia bid be accepted within a Teaso1 
time from date of closing, to furnish any or all of the items or render such services upon which prices are quoted, in accordance with the specifications applying and a) 
Drice set opposite each item, 
Delivery of any or all of the items or completion of services indicated shall be made within'2/days from receipt of or 


As delivery may be a deciding factor in the award of an order, it is important that bi 
IMPORTANT Er furnish the information requested above. ee 2 F E m ij 
Y LA 


i a an o XL 
Brooks Constpáctior-£0.. Inc. 2 on S 

4 Nama dt Copa Se 

Por JO. Ra Brooks ume Secretary 


PT de tall id 


CAS IN 46898 o cl 






eeceecesoocoocsocococcesecoococeccecesossecose. 


E 3 


SUPPLEMENTAL BID FORM 


Park Department Paving and Resurfacing Projects 


Alternate No. 1-P: Additional Paving at McMillen Park Golf Course 


Add: $11,000.00 


PAGE 18 OF 20 


MBE/WBE STATEMENT 


FOR 
CITY OF FORT WAYNE, INDIANA 


BID NOs 1236 
BID DATE s: 12/19/85 


The City is committed to minority/women's business 
participation, and the Citizens' Advisory Committee is 
presently. preparing an ordinance concerning minority and 
women's business participation for City contracts. This 
project is also governed by various affirmative action 
requirements including Presidential Executive Order Number 
11246. To assist the City in meeting its stated goals and to 
further meet affirmative action requirements, the 
undersigned commits nine percent | 9s) tasa goal AOL 
the undersigned's total bid to minority/women's business 
participation. In that regard, the following MBE and/or WBE 
firms have been contacted to work as subcontractors: 








Name of Firm Type of Work 
l. Highway Construction Material Supplier & Trucking 
2. Statewide Trucking | Sand Supplier 
3 
4. 

Submitted on: December 19 ¿19845 
BY Brooks Construction Co Ene. 
(Company Name) 

Business Address: Brooks Construction Co., Inc. 





1123 Barthold St., P.O. Box 8097 
Fort Wayne, IN 46898 A 


Phone Number: (219) 424-1910 


FORM DP2B 5-68 GITY OF FORT WAYNE 
DEPARTMENT OF PURCHASES 


- 
FT. WAYNE, IND. Page- i of 
INVITATION aE u fone 


Quotations, subject to the conditions on the reverse hereof, are requested on the following list of 
Materials, supplies, equipment or services, for the department as mentioned, with delivery to destination 


as shown below. Quotations shall include all charges for delivery, packing, exc. Aaaress your reply as Date DECEMBER 3, 19: 3, 19 
TEE EOE SEY DAN. ee 
indicated Delow.* . 


"Mail all replies and 


correspondence, ete. to Att of CAROL OFFERLE: 219-427-1101 DEPARTMENT OF PURCHASES: | Date wanted _12/19/8 


Addrew ONE MAIN STREET, ROOM 940, FORT WAYNE, INDIANA 46802 


REQUIRED FOR DELIVERY TO: 


Department Fund 
or Division___BOARD OF PARK COMMISSIONERS ____________________— SON Appropriation No. 
JOS E.“ STATE BLVD. 


Address FORT WAYNE, INDIANA 46805 
po FORT WAYNE INDTANA S6805 A ao aa 
RETURN ORIGINAL TO THE CITY — RETAIN DUPLICATS COPY FOR YOUR FILE 


E IO E LA 


TAXES: THE CITY IS EXEMPT FROM FEDERAL EXCISE AND INDIANA STATE SALES TAX. THE CITY'S INDIANA SALES TAX EXEMPTION 
CERTIFICATE NUMBER IS NO. 34608. PRICES SHOULD NOT INCLUDE THESE TAXES See “Instructions to Bidders” No. 10 on reverse hereof for deta 


TAX EXEMPT (Unless otherwise indicated). 
cat A Unit | Materials. Sappiies, Equipment or Services Unit | 1 


| RENCVATION AND/OR ASPHALT PROJECTS FOR VARIOUS PARK FACILITIES 
AFFIRMATIVE ACTION: ON FILE X ATTACHED 


PROJECTS - PARK FACILITIES RENOVATIONS 


MCMILLEN PARK - LIGHTING (2) NEW BASKETBALL COURTS $ 
$ LIGHTING & CEILING INSULATION AT 

MCMILLEN ICE RINK $ 

FOSTER PARK = RENOVATION OF RESTROOM BUILDING AND 
SANITARY SEWER $ 
$ 
$ 
$ 









> NEW DRINKING FOUNTAIN AT GOLF COURSE 
NEW OUTSIDE EQUIPMENT CLEANING AREA 
= RENOVATION OF CONKLIN PAVILION 


SHOAFF PARK 





RESTROOMS 
MEMORIAL PARK - RENOVATION OF PAVILION NO.1 REST- 
ROOMS AND KITCHEN $ 
COMBINED BID FOR ALL ABOVE WORK $ 
ALTERNATE- AT MEMORIAL PARK PAVILION NO. 1 AND CONKLIN PAVILION 
TO CLEAN AND PAINT INTERIOR AND PAINT EXTERIOR $ 
PROJECTS - PAVING AND RESURFACING 
MCMILLEN PARK - (2) NEW BASKETBALL COURTS $ 20 : 
- PAVING AND RE-SURFACING A/GOLF COURSE $ 7,033.00 
SHOAFF PARK - PAVING AND RE-SURFACING A/MAINTAINENCE BARN 
AND CLUBHOUSE $ 9,416.00 
SWINNEY PARK - NEW ASPHALT PARKING AREA $ 22,460.00 
COMBINED BID FOR ALL ABOVE WORK $_ 59,794.00 
Bid Bond required ra e FIVE PERCENT = Performance Bond het HEX 100% 





See instruction item No. 16 on reverse side hereof. 
Terms____% cash discount if paid within_____days from delivery and acceptance of goods or completion of servi 


PROPOSAL OR BID 


In compliance with the above invitation for bids and subject to all conditions thereof, the undersigned offers and agrees, if this bid be anaes within a ressor 
time from date of closing, to furnish any or ail of the items or render such services upon which Drices are quoted, in “ON ORB cations a META and a 


prelado nl ON OR BEFORE JULY 3 
Delivery of any or all of the items or completion of services indicated shall be made within__days from receipt oF or 


As delivery may be a deciding factor in the award of an order, it is important that bi 
IMPORTANT E&P furnish the information died above. z y a be 2 ; 
Sign Here: 





6600 Ardmore Ave. “Name ot a ERAN ES ae 
Fort Wayne, In. 46809 yor Bil A AS Pregl: 

i Address £609 Ardmore ee erereccasesonccecccsoccccocccccccccccecoocccccccooes 

L ’ Font hen Ge 12/19/8 


SUPPLEMENTAL BID FORM 


Park Department Paving and Resurfacing Projects 


Alternate No. 1-P: Additional Paving at McMillen Park Golf Course 


Add: 11,257.09 


ONSTEC 
¡ETSWAY NE: 

















6600 ARDMORE AVE. + ZIP CODE 46809 * PHONE (219) 747-7531 


December 19, 1985 


City of Fort Wayne 
Department of Purchases ` 
Fort Wayne, In. 


This is to acknowledge che receipt of Addendum No. 1, dated December 18, 1985. 
Also our form 96A is already on file with the City of Fort Wayne. 


Thank you 


Wayne Asphalt & Const. Co., Inc. 


MEMBER MEMBER 


PLANTS AT 







wat ew, 
O + MAYSTONE-ARDMORE AVE. 


Liens lance STONE STREET 


FT. WAYNE, INDIANA POE. INDIANA 










roam orza s- CITY OF FORT WAYNE 


DEPARTMENT OF PURCHASES 


| ds 
FT. WAYNE, IND, Page_— of 
INVITATION Ref. No. 1236 


Quotations, subject to the conditions on the reverse hereof, are requested on the following List of 
materials, supplies, equipment or services, for the department as mentioned, with delivery to destination 
as shown below. Quotations shall include all charges for delivery, packing, etc. Aacress your reply as Date DECEMBER 3, 19 
r a a a a 

ingdicateu Delow.?* E 


correspondences exe. to Ate, of CAROL OFFERLE: 219-427-1101 DEPARTMENT OF PURCHASES | Date wanted _12/19/8 


Address ONE MAIN STREET, ROOM 940, FORT WAYNE, INDIANA 46802 


REQUIRED FOR DELIVERY TO: 


Department 
or Division BOARD OF PARE COMMISSIONERS (fn 
705 E. STATE: BLVD. 





Address FORT WAYNE, INDIANA 46805 
RETURN ORIGINAL TO THE CITY — RETAIN DUPLICATS COPY FOR YOUR FILE 
Closing i j 


Time of Bids DECEMBER 19, 1985 AT 10:30 A.M. a ; 
TAXES: THE CITY IS EXEMPT FROM FEDERAL EXCISE AND INDIANA STATE SALES TAX. THE CITY'S INDIANA SALES TAX EXEMPTION 
CERTIFICATE NUMBER IS NO. 344508.. PRICES SHOULD NOT INCLUDE THESE TAXES See “Instructions to Biddera” No. 10 on reverse hereof for deta: 


TAX EXEMPT (Unless otherwise indicated): 








Quanaty | Unit | Materials. Supplies, Equipment or Services 


1] 


| RENOVATION AND/OR ASPHALT PROJECTS FOR VARIOUS PARK FACILITIES 
AFFIRMATIVE ACTION: ON FILE v ATTACHED 
PROJECTS - PARK FACILITIES RENOVATIONS 
MCMILLEN PARK - LIGHTING (2) NEW BASKETBALL COURTS $ NB 


ro LIGHTING & CEILING INSULATION AT 
MCMILLEN ICE RINK 











FOSTER PARK os RENOVATION OF RESTROOM BUILDING AND 
SANITARY SEWER 
SHOAFF PARK = NEW OUTSIDE EQUIPMENT CLEANING AREA 


F RENOVATION OF CONKLIN PAVILION 


$ 

$ 

- NEW DRINKING FOUNTAIN AT GOLF COURSE $ 
$ 

RESTROOMS $ 





MEMORIAL PARK - RENOVATION OF PAVILION NO.1 REST- 
: ROOMS AND KITCHEN $ 
COMBINED BID FOR ALL ABOVE WORK $ 
ALTERNATE- AT MEMORIAL PARK PAVILION NO. 1 AND CONKLIN PAVILION 
TO CLEAN AND PAINT INTERIOR AND PAINT EXTERIOR $ 
PROJECTS - PAVING AND RESURFACING 
MCMILLEN PARK - (2) NEW BASKETBALL COURTS $ 23120 .20 
- PAVING AND RE-SURFACING A/GOLF COURSE $ 
SHOAFF PARK - PAVING AND RE-SURFACING A/MAINTAINENCE BARN 
AND CLUBHOUSE $ : 8,009 
SWINNEY PARK - NEW ASPHALT PARKING AREA $ 28,250.°° 
COMBINED BID FOR ALL ABOVE WORK ei Bic, 7° 
Bid Bond required fa] Max ELVE PERCENT Performance Bond Cr XR 100% 


: See instruction item No. 16 on reverse side hereof. 
Terms______% cash discount if paid within_____days from delivery and acceptance of goods or completion of servic 
A Se 


PROPOSAL OR BID 


In compliance with the above invitation for bids and subject to all conditions thereof, the undersigned offers and agrees, if this bid be accepted within a reasor 


time from date of closing, to furnian any or all of the items or render such services upon which prices are quoted, in accordance with the specifications appiying and a: 
price set opposite each item. ` 


Delivery of any or all of the items or completion of services indicated shall be made within__days from receipt of or 
IMPORTANT ¡=> As delivery may be a deciding 1 


the information requ 








Area Manage 
CO Line Road... 
L LEI Aon oam EJ) .f2-17-65 qd aw . Huntertown, IN 46748 DL 


RIETH-RILEY CONSTRUCTION CO., INC. 


SUPPLEMENTAL BID FORM 


Park Department Paving and Resurfacing Projects 
Alternate No. 1-P: Additional Paving at McMillen Park Golf Course 


Add: ALO. F 


CERTPENCATE JH LIEU DE 
EQUAL EMPLOYMENT STATEMENT AND 
AFFIRMATIVE ACTION PROGRAM 


» Of RTETH-RILEY CONSTRUC 


¡charles O. vounge -ooe tha, l Areal manager as 
- (position) d (company) CO.. 


imeby certify: 


(1) “That the Equal Employment Statement and the Affirmative Action Program oi 
1985 


said compeny, dated the ENT. dey of „October $ , 
Ptge City of 


i 15 now on Tile with the Equal ciel Cyrene Opportunity Office of 


Fort Wayne, Indiana. : 
y 


on Program has 


ra] 
o? the City of 


(2) That the Equal Employment Statement and the Affirmative Ac 
iTicer 


the Equal Employment Opportunity 


0 


been approved by 
Fort Wayne, Indiana, i 






(3) That said company is/is not Signatory to the 
by. direct agreement to the Plan or by virtue 
a Unxon that is signatory to the Plan. 


zed: December 19, 1985 
ite of InGiena 
inty of Allen 


Notery 


- Daniel D. Kruse 


commission expires: seat 


April 15, 1986 


CERI17 CATE AIN LIEU OF “SINS TAL ST AKER 


tae Area 





I, Charles 0. Young ; ) 
a ‘ 


anes Manager RIETH-RILEY CONSTRUCTION CO 


( position) (company) 


METeDY (Cer cai Vs 


the Soerc 02 Pugiic “orks of tne City of 


19) 
po 
D) 
ha 
n 
cl 
o) 
cl 
mM 
=] 
m 
= 
ck 
jus 
n 
ep 
< 
ES 
m 
40) 
(D 
J 
o 
D 


rort Wayne, Indiana, which Finan 


incorporated herein end made a par 


< 
+j 
m 
+} 
we 
m 
Q 
el 
n 
c+ 
5 
mv 
Kh 
p 
=) 
ue 
D 
pr 
ni 
we 


correct statement ‘anc. accuretel 


condition oí said company as of the cate hereol; 
(2) That I am familie> With the books of said company 


thorized to make this 









Rania mconarcion. anc 


th cf 


showing its 
Cer iis cate on Lts ben Mrs 


Dated: December 19,198 


December >» 29 85 ie 


- 


cle 


Notary Public 


My commission expires: Daniel D. ‘Kruse 


April 15, 2986 
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MBE/WBE STATEMENT 


BOR 
CITY OF FORT WAYNE, INDIANA 


BED NO” "19736 
BID DATE: 12/19/85 


The City is committed to minority/women's business 
participation, and the Citizens' Advisory Committee is 
presenn ly preparing an ordinance concerning minority and 
women's business participation for City contracts. This 
project is also governed by various affirmative action 
requirements including Presidential Executive Order Number 
11246. To assist the City in meeting its stated goals and to 
further meet affirmative action requirements, the 
undersigned commits five percent (4505 8)) as a goal, of 
the undersigned's total bid to minority/women's business 
participation. In that regard, the following MBE and/or WBE 
firms have been contacted to work as subcontractors: 








Name of Firm Tvve of Work 
1. Stobewiwe “Tracking Malos 
> 
aa 
4. 
Submitted on: December 19 , 19845 
By nr o GO. INES 
. PAS ) 
Business Address: RIETH-RILEY CONSTRUCTION CO., INC. 





1633 S.R. 327 N. COUNTY LINE ROAD 
HUNTERTOWN, IN 46748 


Phone Number: i 219/637-3171 


RIETH-RILEY Construction Co., Inc. 


POST OFFICE BOX 477, GOSHEN, INDIANA 46526 





Know all men by these Presents, that the Rieth*Riley Construction 
Co., Inc., a corporation organized under the laws of the State of 
Indiana, at a meeting of its board of directors on April 25,1979 
took the following action: i 


"RESOLVED, that Charles O. Young , being an employee Ous: 
the Corporation, shall have full power and authority fór 
and on behalf of this Corporation to submit bids for and 
to execute in its name and stead any contract not exce- 
eding $ 450,000.00 which calls for work, services or 
materials to be furnished by the Corporation, whether 
such contracts be public or private in nature, and any 
bids and contracts thus executed shall be binding upon 
the Corporation; and said Charles O. Young shall have 
full power and authority to execute bonds and all 
requisite instruments for the purpose of carrying- out 
the provisions of this resolution; and this resolution 
shall remain in full force and effect until rescinded." 


In witness whereof I have affixed my name as President. iS ENN 


RIETH-RILEY CONSTRUCTION CO., INC.. PEA 
Dale E. Capon = ye 
President . Le 


I certify that the foregoing is a true and correct copy of a 
resolution duly adopted at a meeting of the Board of Directors held 
Apri ys 25, 1979 which is in full force and effect. 


E Sa S Ayo, | 
Larry: Gs neS, se tary 


RIETH-RILEY CONSTRUCTION CO., INC. 


-<e 


State of. Indiana 


County of Allen 


Subscribed and sworn to before me by.Dale E. Capon and 
Larry L. Jones, this 19th day Of December A 19 85r: 


My commission expires 





April 15, 1986 










Notary Public Daniel D.” Kruse 
OFFICE AND WAREHOUSE, 311 WEST MADISON STREET PHONE (219)533-2125 









ERA SS A ERED IS ge eee A A E RA e TREN GEIS = 
A A EE IAN ES nS 
Mowat: ALON LLT Gf IS ASSURANCE OF SKILL 0 INTEGRITY 2-10 RESPONSIBILITY @ AN CONSTRUCTION Oot sa 
re O eS ae EN a 23 ARIS a 
py ž EEA 3 ERE DE 3 Ben eee ETA cas AL 





Form orza see CITY OF FORT WAYNE 


DEPARTMENT OF PURCHASES a 


1 
FT. WAYNE, IND. Page_t__ of 
INVITATION Ref. No. 1236 


Quotations, subject to the conditions on the reverse hereof, are requested on the following list of 
materials, supplies, equipment or services, for the department as mentioned, with delivery to destination 


as shown beiow. Quotations shall inciude all charges for delivery, packing, etc. Accress your reply as Date DECEMBER 3, 19! 
indicateu Delow.* 


*Majl all replies and 


correspondence, ess. to Att of CAROL OFFERLE: 219-427-1101 DEPARTMENT OF PURCHASES | Date wanted _12/19/8 


Address ONE MAIN STREET, ROOM 940, FORT WAYNE, INDIANA 46802 


E A eae eet e 


REQUIRED FOR DELIVERY TO: 


Department 
or Division BOARD OF PARRAGOMMISSIONERS i gw 
JOSE; S STATE BLVD: 





Address FORT WAYNE, INDIANA 46805 

S”. KORN WAYNE, TNDIANA 46805 E a 
RETURN ORIGINAL TO THE CITY — RETAIN DUPLICATE COPY FOR YOUR FILE 
Closing 


Time of Bids DECEMBER 19, 1985 AT 10:30 A.M. 





XES: THE CITY IS EXEMPT FROM FEDERAL EXCISE AND INDIANA STATE SALES TAL THE CITY'S INDIANA SALES TAX EXEMPTION 
CEAT FICATE NUMBER IS NO. 34508. PRICES SHOULD NOT INCLUDE THESE TAXES See “Instructions to Bidders” No. 10 on reverse hereol for deta 


TAX EXEMPT (Unless otherwise indicated)- 


Quanaty i. Unig | Materiais. Supplies, Equipment or Services ae E 
Es ese | a 


| RENOVATION AND/OR, ASPHALT PROJECTS FOR VARIOUS PARK FACILITIES 
AFFIRMATIVE ACTION: ON FILE ATTACHED 


PROJECTS - PARK FACILITIES RENOVATIONS 


MCMILLEN PARK - LIGHTING (2) NEW BASKETBALL COURTS $ /5,000. 00* 
ma LIGHTING € CEILING INSULATION AT 

MCMILLEN ICE RINK SAZ Ea 

RENOVATION OF RESTROOM BUILDING AND i 

SANITARY SEWER 

e NEW DRINKING FOUNTAIN AT GOLF COURSE $ 

NEW OUTSIDE EQUIPMENT CLEANING AREA $ 

= RENOVATION OF CONKLIN PAVILION 

RESTROOMS S22 Digs 

RENOVATION OF PAVILION NO.1 REST- 

ROOMS AND KITCHEN 

















FOSTER PARK 


SHOAFF PARK 


MEMORIAL PARK 


COMBINED BID FOR ALL ABOVE WORK $ So 773. SK 
ALTERNATE- AT MEMORIAL PARK PAVILION NO. 1 AND CONKLIN PAVILION 
TO CLEAN AND PAINT INTERIOR AND PAINT EXTERIOR Teca 
PROJECTS - PAVING AND RESURFACING 
MCMILLEN PARK - (2) NEW BASKETBALL COURTS $ 
- PAVING AND RE-SURFACING A/GOLF COURSE $, -.-.. 
SHOAFF PARK =- PAVING AND RE-SURFACING A/MAINTAINENCE BARN 
AND CLUBHOUSE $79 
SWINNEY PARK - NEW ASPHALT PARKING oer or Sut? 3 
COMBINED BID FOR ALL ABOVE WORK $ %9 370.00 
E A E REST BORE A PE E O a 
Bid Bond required 5 Mik ELVE PERCENT _ Performance Bond a aS 1007 





See instruction item No. 16 on reverse side hereof. 
Terms_____% cash discount if paid within_____days from delivery and acceptance of goods or completion of servi 


PROPOSAL OR BID 
In compliance with the above invitation for bids and subject to all conditions thereof, the undersigned offers and agrees, if this bid be accepted within a reaso 
time from date of closing, to furnish any or all of the items or render such services upon which prices are quoted, in accordance with the specifications applying and a 
price set opposite each item, 
Delivery of any or all of the items or completion of services indicated shall be made within__days from receipt of or 


As delivery may be a deciding factor in the award of an order, it is important that bi. 
IMPORTANT E furnish the information requested above. 


p 4 





E | A Wie ed re Th ee a 
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MBE/WBE STATEMENT 


FOR 
CITY OF FORT WAYNE, INDIANA 


SIDWNO... 141236 
BLD DATE 2%.'12/19/85 


The City is committed to minority/women's business 
participation, and the Citizens' Advisory Committee is 
presently preparing an ordinance concerning minority and 
women's business participation for City contracts. This 
project is also governed by various. affirmative action 
requirements including Presidential Executive Order Number 
-11246. To assist the City in meeting its stated goals and to 
further meet affirmative action requirements, the 
undersigned commits ee percent ( (7 is. asia goak; of 
the undersigned's total bid to minority/women's business 
participation. In that regard, the following MBE and/or WBE 
firms have been contacted to work as subcontractors: 





Name of Firm Type of Work iq 
que FIL Os AO Jee As Phatt- 4) sphacty EX CAVA on 


- West Acer LAND SCA Ding 
Be B asdi vyeKimg 


4% 
Submitted on: Tee /9 ¿198 
. By H l ] la y Y A SSI S 


(Ccmpany Name) 





(Name & Title erson Authorized 
to sign) 


Business Address: 








Phone Number: 


SUPPLEMENTAL BID FORM 


Park Facilities Renovation Projects 


Alternate No. 1: Interior cleaning and painting at Conklin Pavilion and 
Memeorial Park Pavilion No. 1. 


Add: JOŽE ue : 


Alternate «No... 2: Exterior preparation and painting at Conklin Pavilion and 
Memorial Park Pavilion No. 1. j 


— 


Adds Lua 


Alternate No. 3: Masonry toilet partitions at Conklin Pavilion and Foster Park 
Restrooms. 


Add or Deduct: 4% 5 ‘coco du 


Alternate No. 4: Abolite Magnalume light fixtures at Conklin Pavilion. 


Add or Deduct: £4 O 


H1209 
DIGEST SHEET 


TITLE OF ORDINANCE: SPECIAL 
DEPARTMENT REQUESTING ORDINANCE: PURCHASING 
SYNOPSIS OF ORDINANCE: a fb-Ol- 


AN ORDINANCE APPROVING CIVIL CITY PURCHASE ORDER #A-45920, FOR THE 
RENOVATION OF MEMORIAL AND CONKLIN PARK PAVILIONS, FOSTER PARK 
RESTROOMS, MCMILLEN ICE ARENA WARMING ROOM, TO LIGHT BASKETBALL 
COURT AT MCMILLEN AND TO ADD DRINKING FOUNTAIN AT FOSTER GOLF COURSE. 
PER THE SPECIFICATIONS IN REFERENCE #1236 THROUGH THE BOARD OF PARK 
COMMISSIONERS. 


EFFECT OF PASSAGE: 


FACILITIES WILL BE UPDATED AND WILL BE MORE SUITABLE FOR RENTAL. ENERGY 
USE WILL DECREASE AS WELL AS REPAIRS TO THE OLD RESTROOM UNITS. PUBLIC 
IMAGE OF THE FORT WAYNE PARKS DEPARTMENT WILL CONTINUE TO BE GOOD. 


EFFECT OF NON-PASSAGE: 


PRESENT CONDITION OF BUILDINGS ARE NOT SUITABLE TO RENT TO THE PUBLIC. 
REPAIRS AND ENERGY USE WOULD CONTINUE TO BE EXCESSIVLY HIGH. THE 
PUBLIC IMAGE WILL BE EFFECTED. 


MONEY INVOLVED (Direct costs, Expenditures, Savings): 


ROBERT E. CROSBY & SONS INC. $17 5:91222100 A-45920 


ASSIGNED TO COMMITTE (President): 


Pa, 


ise 
O, 


BILL NO. S-86-01-03 


REPORT OF THE COMMITTEE ON FINANCE | 
AR DT A e E 
WE, YOUR COMMITTEE ON FINANCE TO WHOM WAS 
eaa A A A A L 
REFERRED AN (ORDINANCE) (RESUXKVEXSN) approving Civil City Purchase 
al ld dd e DM a A 
Order #A-45920 with Robert E. Crosby & Sons, Inc., for the Department 


of Parks and Recreation, through the Board of Park Commissioners 


of the City of Fort Wayne, Indiana 








E A E 
HAVE HAD SAID (ORDINANCE)  (RESORURRIN) UNDER CONSIDERATION AND BEG 








LEAVE TO REPORT BACK TO THE COMMON COUNCIL THAT SAID (ORDINANCE) 


(RESQRNTIMN ) 





YES NO 


MARK E. GiaQUINTA 
CHAIRMAN 














CHARLES B. REDD 
VICE CHAIRMAN ae O EME TT oa gaa ee eee 


‚PAUL M. BURNS 


NET G. BRADBURY 


a IS A 


SANDRA E. KENNEDY 
CITY CLERK 


